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(25)    Advise what is the best season of the year in which to do the work with reference to high water, ice, cold weather, interruption of traffic, facility for obtaining labor and material, etc.
(26)    Report any information you can obtain with reference to using local material in. the work, such as piles, timber, lumber, stone, sand, brick, etc.
(27)    Avoid confusing terms in your notes.    For instance the term "base of rail" is preferable to "grade."    See B. & B., Rule 7 g,
FINALLY. After obtaining information on the points hereinbefore mentioned and all other data which you can find within your reach, consider the question of renewal just as if you had to make the full decision and were responsible for building the best bridge with the greatest economy and least risk; and make your report in such shape that the draughting office will have all the instruction which it requires for making the plans. This information may be furnished in writing and on a profile and map, and you are cautioned that your work will be judged by your giving the fullest accurate information with the fewest notes and the least amount of drawing.
O. B.